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INFO OCT-01 AF-10 ISO-OO OC-06 CCO-OO FBOE-OO A-01 
/023 W 

006995 071929Z/43 

R 070830Z MAR 78 
FM AMEMBASSY LOME 
TO SECSTATE WASHDC 3710 


LIMITED OFFICIAL USE LOME 754 

FOR NSU 

EO 11652: N/A 

TAGS: AFAC ABLD ASEC TO 
SUB J : AFRECONE RENOVATION 

REF: STATE 52996 

1 . REFTEL APPEARS TO ASSUME THAT GENERATOR ROOM WILT. 

NOT BE READY FOR GENERATOR INSTALLATION AND WIRING UNTIL 
JUNE. CONSTRUCTION PROJECT IN FACT IS ESSENTIALLY ON 
SCHEDULE AND WILL BE READY FOR GENERATOR INSTALLATION APRIL 15 
SEABEE WORK IN AFRECONE RENOVATION WILL BE COMPLETED ALSO 
ABOUT MID- APRIL. HIGHLY DESIRABLE SEABEE GAGNON REMAIN 

IN LOME UNTIL GENERATOR INSTALLATION COMPLETE. THERE 
WILL BE NO LOST TIME BETWEEN PROJECTS. 

2. REF MATERIAL REQUESTED IN LOME 0036, THE MATERIAL 
ORDERED TO AVOID EXTRA WORK IN ADAPTING METRIC MATERIALS 
AVAILABLE LOCALLY TO AMERICAN FITTINGS. CONTRACTOR IS 
TASKED WITH ALL PHASES OF GENERATOR ROOM 
CONSTRUCTION, ALTHOUGH SEABEE GAGNON HAS BEEN MOST 
HELPFUL IN OVERSEEING COMPLIANCE WITH SPECIFICATIONS 

AND POINTING OUT SEVERAL IMPORTANT CONTRACTOR MISTAKES WITH 
ONLY MINIMAL DIVERSION OF HIS TIME FROM AFRECONE 
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